


—— 


® THE COUNCIL OF 


THE CORPORATION OF THE CITY OF MISSISSAUGA 


AGENDA 


DATE: SEPTEMBER 29, 1976. 
TIME: 11:00 A.M. 
PLACE: CITY COUNCIL CHAMBERS 


1 City Centre Drive 
Mississauga, Ontario 


i. REPORTS FROM MUNICIPAL OFFICERS - Attachments R-1l and R-2 


R-l1 - FILE 21-76 - TENDERS (PONYTRAIL DRIVE/BURNHAMTHORPE 
ROAD INTERSECTION IMPROVEMENTS ) 


Report dated September 28, 1976, from the Commissioner 
of Engineering, Works and Building, recommending that 
the contract for the Ponytrail Drive/Burnhamthorpe Road 
Intersection Improvements be awarded to Warren 
Bitulithic Limited, the lowest bidder, at the tendered 
price of $85,157.90, subject to the approval of the 
Ministry of Transportation and Communications. To be 
received. By-law available. 


R-2 - FILE 21-76 - TENDERS (STORM SEWER CONSTRUCTION AT 
GIVEN ROAD AND MAPLE GROVE AVE.) 


Report dated September 28, 1976, from the Commissioner 
of Engineering, Works and Building, recommending that 
the contract for the construction of storm sewers at 
Given Road and Maple Grove Avenue be awarded to En-San 
Contractors Ltd. for the tendered price of $61,958.00, 
subject to receipt of approval from the Ministry of the 
Environment. To be received. By-law available. 


2. BY-LAWS 


#573-76 - A By-law to authorize execution of a contract for 
the Pontrail Drive/Burnhamthorpe Road Intersection 
Improvements. (P.N. 76-112 - Warren Bitulithic 


Limited. ) 
THREE READINGS REQUIRED 


~ 


- September 29, 1976. 


ft 


— 2s BY-LAWS CONTINWED 
#574-76 - A By-law to authorize execution of a contract for 
the construction of storm sewers at Given Road and 


Maple Grove Avenue. (P.N. 75-151 - En-San 
Contractors Limited.) 


3. CONFIRMING BY-LAW 


Verbal motion for required number of readings. 


4. ADJOURNMENT 





oe 


K-\- 











of woe 
: if a 
5 S$ City of M ssissauga 
MEMORANDUM 
a ° 
To Mayor and Members os Mr. W. P. Taylor, P.Eng., 
Coxnsissioner, ° 
Dept. of Council. pep: ___=2Gineering, Works & Building. 
September 28th, 1976. 
Our Files: 16 111 76112 
16 141 00011 
SUBJECT: Ponytrail Drive/Burnhamthorpe Road 
Intersection Improvements 
ORIGIN: Engineering, Works & Building Department 
(1976 Capital Works Programme) 
COMMENTS: Listed below is a summary of tenders 
received and opened by a Committee of 
Council on Tuesday, September 28, 1976: 
a7 1. Warren Bitulithic Ltd. $85,157.90 
2. Bramell & Co. Cons. Ltd. $89,532.00 
3. Fermar Paving Limited $91,941.50 
RECOMMENDATIONS: 1. That the report dated September 28, 1976, 


from the Commissicner of Engineering, Works 

and Building, concerning the tenders for 
Ponytrail Drive/Burnhamthorpe Road inter- 
section Improvements (P.N. 76-112) be received. 


2. That the contract for the Ponytrail Drive/ 
Burnhamthorpe Road Intersection Improvements 
be awarded to Warren Bitulithic Limited, 
the lowest bidder, at the tendered price of 
$85,157.90, subject to the approval of the 
M.T.C. 
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= S City of M’ssissauga 
‘ File: 16 111 75151 
MEMORANDUM 11 141 00011 
ee on e 
To Mayor and Members of General Committee From__ William P. Taylor, P. Eng., 
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SUBJECT: 
ORIGIN: 
| COMMENTS: 
| 
RECOMMENDATION: 
i 
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BES , 


Commissioner, 


Dept. Engineering, Works & Building 


28 September 1976 


Construction of storm sewers at Given Road and Maple Grove Avenue 
in the City of Mississauga (Namdor/Lack Subdivision). 


1976 Capital Works Program, Engineering, Works & Building Depart- 
ment (Namdor/Lack Subdivision). 


Listed below is a summary of tenders received and opened by a 
Committee of Council on Tuesday, 28 September 1976: 


1. En-San Contractors Ltd. $ 61,958.00 
2. Poce Construction Ltd. S$ 64,539.80 
3. Domenic Cosentino & Co. Ltd. $ 76,800.10 
4. Wardet Ltd. $ 78,563.50 
5. Roseway Construction Ltd. $ 81,407.40 
6. Dundas Construction Ltd. $ 85,914.00 
7. Harguy Construction Ltd. $ 95,541.00 
8. Rabito Sewer & Watermain 

Contractors Ltd. $103,494.00 
9. Cucci Construction Ltd. $110,325.74 


1. That the report dated 28 September 1976, from the Commissioner 
of Engineering, Works & Building, regarding the tenders for 
the construction of storm sewers at Given Road and Maple Grove 
Avenue (P.N. 75-151), be received. 


2. That the contract for the construction of storm sewers at 
Given Road and Maple Grove Avenue (P.N. 75-151) be awarded 
to En-San Contractors Ltd. for the tendered price of 
$61,958.00, subject to receipt of approval from the Ministry 
of the Environment. 


3. That the by-law to authorize the execution of the contract 
for the construction of storm sewers on Given Road and ) 
Maple Grove Avenue (P.N. 75-151) be approved by Council. / 


/ 
} 


/ /, ly é4 [ 


William P. Taylor, P. Eng., 
Commissioner, 


Engineering, Works & Building 


